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for Nursery Stock” published by the American Nursery and Landscape Association, latest 
edition. 

4. All plants shall be balled and burlap unless otherwise noted on the plant list. 

5. All plants shall be approved by Landscape Architect prior to their installation at the site. 
6. Contractor shall stake all plant locations in the field. Obtain approval of Landscape 
Architect before starting plant installations. 

7. Plants to be transplanted shall be flagged and exact planting locations staked in the field. 
8. All areas disturbed by construction activities are to be fine graded and seeded. 
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1. Site contractor to design and install irrigation system, providing drip irrigation in all planting 
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beds and spray heads in lawn. Irrigation system to use existing water line, meter, and i 
backflow preventer in Jefferson Cutter House. Site contractor to provide and install all / ' 
sleeving for all irrigation work. Irrigation contractor shall provide all piping, valves and valve / \ 
boxes, and quick couplers for installation of all irrigation work. | \ 

2. An As-Built plan shall be produced by the contractor after final installation. : : 
3. Installation methods shall comply with all manufacturers, state and local code. | Se ~ =O; e | ; pas | | | \ \ 

4. Contractor shall review and coordinate all pipe and valve locations with Landscape | ; ops Mo pe a ee \ \ é | 
Architect for approval prior to installation | 
5. Quick coupling valves shall be installed on one-inch PVC swing joints with brass inserts 
and stabilizers. 

6. Contractor shall test dynamic pressure before starting work, report any deviation from 
pressure required to Landscape Architect before continuing. 

7. Coordinate location of all existing and future utilities on site and contact proper authorities 
and utility companies before start of work. 

8. Install automatic flush ports at lowest point of PVC exhaust header. 

9. Install air vacuum/relief valves at high point of PVC piping. 

10. Contractor to submit shop drawings to the Landscape Architect for approval prior to 
ordering material and beginning work. 

11. Any and all material substitutions which vary from the specified products must be 
submitted to Landscape Architect for approval as part of the submittal process. 

12. Contractor to care for any plantings in and around irrigation installation operations. Any 
damage to root zones or limbs of any plantings and existing trees may result in replacement 
of plant material by the contractor. 
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REMOVE AND RE-SET 














FLUSH GRANITE BOTTOM 














PAVER, BOTH RUNS, TYP. 
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BED. SEE DETAIL 




















MEET EX. GRADE FLUSH 
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Granite Steps 2 





Scale: 1/2" = 1'-0" 


SET POST IN NEW 
GRANITE TREAD. 
SEE DETAIL 
ENLARGEMENT. 
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SET POST IN 
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DETAIL 
ENLARGEMENT 
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_ GRANITE TREADS 









































PATCH HOLE IN 
GRANITE TREAD 


3'-2" 


PATCH HOLE IN 
GRANITE TREAD 
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ADD ALT 1: New Handrail 1 





Scale: 1/2" = 1'-O" 


NEW HANDRAIL, SEE DETAIL 
ENLARGEMENT AND SPECIFICATIONS. 












































Handrail 2 
Scale: 1/2" = 1-0" 
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1/2" NUT TO ATTACH 


MoNaAu au ua ReeNCKen Genes TO BENCH FOOT PLATE 5/16" STAINLESS STEEL PLATE 


BY SITESCAPES 
6' AND 8' NOMINAL LENGTH, 
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1"X4" IPE WOOD SLATS 
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CAST ALUMINUM TO MATCH PHASE 1 BENCHES 
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be : SQUARE HOLE FOR 
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EMBEDMENT MOUNT 
ATTACHMENT CV1-1000-EM, 
SEE DETAIL. INSTALL PER 
MANUFACTURER 
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EMBEDMENT MOUNT ATTACHMENT 
CROSS SECTION ELEVATION N.TS. 
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Bench 1 and 2 
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SET ROOT FLARE/CROWN 
ABOVE FINISH GRADE ONCE 
LOCATION AND DEPTH HAS 
BEEN APPROVED BY L.A 


GATOR BAGS FOR IRRIGATION 

























































































DURING ESTABLISHED PERIOD. 


REMOVE ALL ROPE, WIRE OR 
BASKET MATERIAL FROM 
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Tree Plantin 
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Scale: 1" = 1'-0" 





TOP AND SIDES OF ROOTBALL 
BEFORE BACKFILLING. TURN 
DOWN BURLAP 1/3, TYP. REMOVE 
EXCESS SOIL FROM CROWN 

OF ROOTBALL 


2" MULCH SAUCER - NOT 
TOUCHING TRUNK 


(3) 2" x 2" x 36" HARDWOOD STAKE. 
ATTACH GALV. STEEL WIRE TO 
STAKE AND ENCASE WIRE 
AROUND TRUNK IN REINFORCED 
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TREE, ABOVE FIRST BRANCH. 
PROVIDE THREE STAKES PER 
TREE, WIRE SHALL BE TAUT, TYP. 


PLANTING SOIL 
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TEST EACH PIT INDIVIDUALLY FOR 
PROPER DRAINAGE PRIOR TO 
PLANTING. IF DRAINAGE PROBLEMS 
EXIST INFORM LANDSCAPE 
ARCHITECT, SEE SPECIFICATIONS. 



















































































































































































Scale: 1/2" = 1'-0" 





gal, 2X SIZE OF 

















SHRUBS SHALL BEAR THE SAME 
RELATIONSHIP TO FINISH GRADE 
AS IN THE NURSERY. 


SHRUB PLANTING SOIL MIX 
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NOT TOUCH ROOT CROWN OF SHRUB 


REMOVE ALL ROPE, BURLAP, WIRE OR 
CONTAINER FROM ROOTBALL; GENTLY 
LOOSEN OR SCORE AREAS OF DENSE 
ROOT GROWTH. 


UNDISTURBED SUBGRADE 
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THAN FINISH GRADE 
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COMPACTED FILL OR UNDISTURBED 
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Groundcover and Perennial Plantin 
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